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ACTION AID-59 

INFO OCT-01 AF-05 EB-05 IGA-02 L-03 ( ISO ) W 

066184 

PR 111216Z JUN 74 
FM AMEMBASSY ABIDJAN 
TO SECSTATE WASHDC PRIORITY 8823 
AMEMBASSY COTONOU PRIORITY 
INFO AMEMBASSY NIAMEY 
AMEMBASSY LOME 

UNCLAS ABIDJAN 4583 

AIDAC 

LOME PASS TO PURCELL 
EO 1 1652: NA 

SUBJ: PARAKOT I-MALANVTLLF, ROAD - LOAN 625-H-002/8 

REFS: A) ABIDJAN 4191; B) ABIDJAN 4225; C) ABIDJAN 4171; 

D) COTONOU 0885; E) STATE 114110 

1 . B Y LETTER OF MAY 3 1 MRGD MIN PW ACHADE FORMALLY REQUESTED 
THAT BANK DESIGNATED IN L/COM BE CHANGED FROM BANQUE DAHOMEENNE 
DE DEVELOPPEMENT (BDD) TO CAISSE AUTONOME D'INVESTISSEMENT. 

COPY OF LETTER POUCHED TO AID/W. URGENT THAT MRGD REQUEST 
OPENING LETTER OF CREDIT IN FAVOR OF MORRISON-KNUDSEN. 

2. DURING HIS STAY IN COTONOU MAY 31/31 BERGIER IMPRESSED 

ON MRGD PW ENGINEER FRANCOIS ACHADE (MINISTER'S NAMESAKE) THE 
NEED FOR REVISED ESTIMATE CONTRACT COST DOLLAR COMPONENT DUE TO 
WAIVER OF US FLAG CARRIER REQUIREMENT FOR EQUIPMENT TRANSFER 
FROM AUSTRALIA. 

3. RE PARA (C) REFCABLE (D), IT IS URGENT THAT MRGD ISSUE 

NOTICE TO PROCEED TO DORSCH AND REQUEST IBRD CONCURRENCE AND 
FINANCING AS DISCUSSED IN DETAIL BETWEEN SACCHERI AND TP/ 

NBAGUIDI, WHO PERSONALLY ACCEPTED THIS REQUIREMENT. 

SMITH 
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Control Number: n/a 
Copy: SINGLE 
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Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
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Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974ABIDJA04583 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D740171-0463 
From: ABIDJAN 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740658/aaaabxjv.tel 

Line Count: 60 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION AID 
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Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 
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